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Message Text 


UNCLASSIFIED 

PAGE 01 ABIDJA 09832 201500Z 
43 

ACTION FBOE-OO 

INFO OCT-01 AF-06 ISO-OO A-01 /008 W 

093356 

P 201133Z NOV 75 

FM AMEMBASSY ABIDJAN 

TO SECSTATE WASHDC PRIORITY 5906 

UNCLAS ABIDJAN 9832 

FOR A/FBO 

EO 11652:N/A 
TAGS: ABLD 

SUB: DINING ROOM - PROPERTY 05530 
REF: STATE'S 193769 

1. ABOVE EXTENSION PRESENTLY UNDERWAY, EXPECT COMPLETION SOON. 

2. APPROVED PLANS DID NOT TAKE INTO CONSIDERATION NECESSITY TO 
MODIFY TWO EXISTING WALLS ON REAR OF PROPERTY. ONE 47 FOOT HIGH X 30 
FOOT LONG WALL AT REAR OF TERRANCE MUST NOW BE RE-LOCATED TO CONNECT 
WITH REAR OF NEW DINING ROOM; THIS WILL HOWEVER REDUCE REQUIREMENT 
FOR ADDITIONAL OUTDOOR GRAVEL BLOCKS ON TERRANCE FROM 68 TO 17. OTHER 
SIDE REAR DINING ROOM MUST BE LINKED UP TO EXISTING GARDEN DIVIDER- 
WALL TO COVER UNSIGHTLY GENERATOR AND PLUMBING LINES. THIS WILL 
INVOLVE RELOCATION ELECTRICAL WIRING AND LIGHTNIG ROD. 

3. EMBASSY HAS RECEIVED EXTIMATE FOR THIS WORK FROM SAME 
CONTRACTOR IN THE AMOUNT OF CFA 362.000 ($1,645.00). 

4. REQUEST ABIDJAN ALLOTMENT BE INCREASED BY THE COST 

OF THIS WORK SO THAT IT MAY BE ACCOMPLISHED BY PRESENT CREW. 

PLEASE AD VIE BY PRIORITY CABLE YOUR DECISION CONCERING 
ALLOTMENT INCREASE. 

SMITH 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 20 NOV 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975ABIDJA09832 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750404-0900 
From: ABIDJAN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linkl 975/newtext/tl 9751 126/aaaaawuu. tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 193769 
Review Action: RELEASED, APPROVED 
Review Authority: CollinPO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 24 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <24 FEB 2003 by ChicheJE>; APPROVED <08 MAR 2004 by CollinP0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: DINING ROOM - PROPERTY 05530 
TAGS: ABLD, IV 
To: STATE 
Type: TE 
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